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BRPLY TO: 


kuditor General 

Comptroller, USAF 

Rastern District 

Ldaieon Office 

¥. o. Box 82.55, $.¥. Stetion 
» D.C. 


@ May 1959 


SUBJECT: Contract Audit Closing Statenent 
Contract Ho. Th-3034 
Westinghouse Electric Corporation 
Air Av Division 


bt) 1 Contracting Officer 


1. Contrast Date: 
Blectric Gorperation wae awarded definitive cost- 


Weetinghouse 
plua-fixed-fee contract Mo. TA-3034 on 26 May 1957, costae being allowable 
fron 21 Jamaary 1957. Work on the contract was completed in February, 1959. 


2. Compensation Provis: 
Allowable costs in the performance of the contract were determined 


in accorfiance with Part 2 Section XV of ASPR and other tems of the contract. 
25X1A algerie provides for reimbursement of costs of BB and fec of 


oxi. iii 


on ira oer did not disclose any unclained he fens undlaimed 
deposits nor outetanding checis applicable to costs reinbursed under the 
mabject contract. There are no kwrm potential eredita or refunds. 
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Goverment Property: 


25X1A Our exmmination did act disclose any Goverment furnished pro- 
perty. In accordance with instruction from Weapons Guidance Laboratory, 
MM « yovtion of the residual property sequiret under the contract has 
been transferred to contract AF33(600}~98501 for use in the + test. 
progran. The remainder of the property has been shipped + 5X41 A 


5S. Qverheed Rates: 


The contractor has not yet negotiated overhead rates with the 
ee ee ee However, basad on euch 


opinion of the auiiitor that the following ali proposed by the contractor 
in letter dated 3 April 1959 are aceeptable for computing final costs 
under thie contract. 


25X1A 


The recommendation of these rates for use on this contract should not be 
constamiad to represent a general approval thereof for all contracte. 


& Coste ved: 
25X1A 
25X1A te Ce ec ts a ce ee 
contrect some at eaupleton sicunt to including en overrun of 
eee » costes in the amoun nabrptoer- the 25X1A 
contract Limdtetion, are approved, mibject to sioaission of the follow 


ing dommenta with the Contractor's final billing: 
a. Contractor's Gemiative Claim and Reconciliation. 
>. Contractor's Release 
o Assignment of Refunds, Rebates, and Credits. 
& Patent end Reyalties Requirements. 
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7+ Gurrent Contract Status: 25X1A 


ad. the renainder of 
Vouchers Nos. 1 thru Zl. The Contractor has not billed the rein 
the available funds under the eontract pending approval of overhead rates. 


25X1A 


ares 
avait Lielson Officer 
Bestern District 
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